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LOCKHEED AIRCRAFT? CORPORATION 
CHANGE PROPOSAL [x] 
2. DATE 2 j 
25 March 1964 AFFECTS : wseo [] Project fx] 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY 


TITLE OF PROPOSAL : 
; ADDITION OF SYS VI HATCH COMPONENTS TO SYS 112 B HATCH 


NATURE OF PROPOSAL : 


See Pare 2 


nae 


REASON FOR PROPOSAL : 
To provide SYS VI capability with SYS 1128. 


oy ESTIMATED COST AND TIME INVOLVED : 
ae ADDITIONAL FUNDING REQUIRED : 
ESTIMATED COST FOR KITS OR PARTS : See Page 3 
ADDITIONAL FUNDING REQUIRED: Yes (SP-1923) 25K1 


J ITEMS AFFECTED BY PROPOSAL : 


SAFETY MISSION PERFORM. | OPERATING INTER- WEIGHT OR TOOLS & MAINTE. SERVICE FLIGHT MAINTE- 
EFFEC. ANCE PROCEDURE — CHANGE- SUPPORT NANCE LIFE MANUAL NANCE 
TIVENESS ABILITY EQUIPMENT {| PROCEDURE } 


MANUAL 


SOURCE OF PARTS FOR KITS AVAILABILITY __* WEEKS AFTER APPROVAL 
. GFAE & LAC 
<.) [DISPOSITION OF SPARES AFFECTED 
None 
INITIATED BY : . 
ie Apmreyvesitror Release 2002/08/21 : G 


Rig ei 29 ag Sabre 
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LAC-180 
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NATURE OF PROPOSAL: 
Systen vi eapabiiity will be provided as follows: 


1. New antenna windows for antennae will be designed, 25X1 
fabricated, and install the unpressurized lower portion of the hatch. 


25X1 . . +&. New supports for the[ sl atone ani for the amplifier ani 
coax switch will be designed, fabricated, and installed in the pressurized 
portion of the hateh. 


3- Bulkhead diseonnects will be provided between the pressurized and nen- 
pressurized areas. 


a8 ~  ¢ h. One new bulkhead disconnect will be provided in the FS 319 bulkhead to 
allow interchangeable use of the present System VI B hateh and the System 
112B package. 


5. ‘The System VI components (GFAE) will be installed. Installation of the new 
- % band antenna and all wiring will be coordinated with the System VI 
EaraitagSarer: 


“Hes nee 


ry . a A new triplexer (GFAE) will be installed in the cheek and assceiated CFAE 
“< wiring will be ineorporated. 


7. A Service Bulletin and Kits for 6 aircraft will be issued for item 6 above. 


= 8. Items 1 through 5 will be accomplished on all 4 System 112B hatches before 
delivery. 
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